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This  Supplement  to  the  1970  Fiscal  Year  Capital  Budget  contains 
the  preliminary  plans  and  outline  specifications  for  major  con- 
struction projects  included  therein.  The  preliminary  plans  for 
the  follo^^^ing  projects  were  not  completed  at  the  time  this 
Supplement  was  printed: 

State  Tobacco  Warehouse  -  Board  of  Public  Works 
Natural  Resources  Building,  Annapolis  -  Board  of 

F^iblic  Works 
Parking  facility  beneath  new  State  Office  Building 

Quadrangle  -  State  Office  Buildings,  Baltimore 
Computer-Communications-Executive  Building,  Pikes- 

ville  -  Maryland  State  Police 
Hagerstown  Post  -  Maryland  State  Police 
Dormitory-Apartment  Building  -  Maryland  Washington 

Metropolitan  Mental  Retardation  Center 
Addition  to  Laundry  Building  -  Maryland  House  of 

Correction 
Maintenance-Service  Building  -  Patuxent  Institution 


The  projects  listed  below  are  to  be  constructed  in  general  con- 
formance with  existing  plans  and  are  not  included  herein: 


Two  Sixty-bed  Severely  Retarded  Units  - 

Rosewood  State  Hospital 
Wing  to  Work  Release  Building  -  Maryland 

Correctional  Institution  -  Hagerstown 


The  purpose  of  the  Supplement  is  to  assist  in  visualizing  the 
projects  and  their  functions.  It  should  be  studied  with  the 
Capital  Budget  Report.  This  document  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  1956  which  calls  for 
the  submittal  of  preliminary  plans  and  outline  specifications 
for  permanent  construction  projects  at  the  time  the  construction 
funds  are  requested. 


The  estimated  building  costs  given  in  this  Supplement  include 
all  fees  involved. 
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DEPARTMENT  OF  MENTAL  HYGIENE 

AFFILIATE  NURSES'  HOME 

Eastern  Shore  State  Hospital  -  Cambridge 

PROJECT  DESCRIPTION 

This  project  is  to  provide  housing  for  nurse  trainees  who  currently 
must  be  sent  outside  the  Eastern  Shore  area  for  psychiatric  training. 
The  structure  will  be  a  two -story  brick  building  containing  approximately 
9,300  square  feet  and  will  have  living  accommodations  for  20  nurses. 
It  also  will  contain  a  library,  classroom  and  office  space, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  aret 

Exterior  walls Red  brick  faced  with  block  back-up. 

Structure  Two  story  with  reinforced  concrete  footings 

and  concrete  block  foundation  walls. 

Roof Trussed  wood  rafters,  plywood  sub-roofing, 

asphalt  shingles,  vent  with  one  inch 
continuous  screen  vent  at  eave,  four 
inches  fiberglas  insulation,  two  trussed 
rafters  covered  with  3/li  hour  firecode 
dry-wall,  both  sides  for  fire  break. 

Interior Walls  of  basement,  poured  concrete;  walls 

of  ground  level,  block;  ceilings,  plaster; 
ceilings  in  library,  classrooms,  lobby 
and  corridor,  acoustical  tile  attached 
to  bottom  of  bar-joist. 

Floors Bar- joist  with  concrete  topping  and  vinyl 

asbestos  floor  tile  toilet  rooms,  floor 
finish  ceramic  tile. 

Electric Fluorescent,  except  in  lobby,  toilets, 

storage  rooms  and  living  areas,  which 
will  be  incandescent  lighting. 

Air  conditioning In  library,  offices  and  classrooms. 


ESTIMATED  PROJECT  COST 

Construction $22^,000 
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DEPARTMENT  OF  MENTAL  HYGIENE 

ADDITION   TO  MEDICAL-SURGICAL  BUILDING 

Eastern  Shore  State  Hospital  -  Cambridge 

PROJECT  DESCRIPTION 

Existing  Medical -Surgical  Building  lacks  adequate  space  to  provide 
intensive  and  post-operative  care,  isolation  rooms,  ward  and  central 
supply  rooms.   The  proposed  project  will  construct  a  two-story 
structure  containing  approximately  38,900  square  feet.  The  grouna 
floor  will  contain  laboratories,  supply  rooms  and  consultation  offices 
and  the  second  floor  will  consist  of  intensive  care  and  semi -priva'oe 
hospital  rooms, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls 12"  masonry  walls  brick  faced,  slag' block 

back  up. 
Structure  Two  story  with  reinforced  concrete  footings 

and  concrete  block  foundation  walls. 
Roof.  ..........  Wood  rafters  and  ceiling  joists  bearing  on 

masonry  walls,  slate  roof  phingles  on  wood 

sheathing. 
Interior.  Slag  block  walls,  wood  double  hung  windows, 

hollow  metal  frames  with  wood  doors, 

painted  walls  and  ceilings  and  toilet 

facilities  with  sanitary  coatings. 

Floors Concrete  floors,  plastic  floor  covering. 

Electric Standard  fixtures  extended  from  existing 

services. 
Heating  Radiation  heating  extended  from  existing 

services. 
Plumbing.  ........  Normal  fixtures  extended  from  existing 

services. 
Air  conditioning Included  in  new  addition  and  also  entire 

Medical-Surgical  Building. 
Miscellaneous  Ambulance  entrances,  complete  parking 

facilities,  loading  and  unloading  areas 

and  roadways  to  connect  with  the  present 

system. 


ESTIMATED  PROJECT  COST 

Construction $l,2hO,000 

Site  improvements li^,000 

Total $1,285,000 
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DEPARTMENT  OF  MENTAL  HYGIENE 

SPEECH  AND  HEARING  CENTER 

Rosewood  State  Hospital  -  Owings  Mills 

PROJECT  DESCRIPTION 

Rosewood  State  Hospital  does  not  now  have  facilities  to  correct  speech 
and  hearing  disorders.   This  Center  will  provide  testing  and  soecial 
training  facilities.   The  building  will  be  of  brick  construction  with 
8,280  square  feet  of  floor  area  containing  therapy  rooms;  testing, 
diagnosis  and  auditory  rooms;  library,  conference  and  storage  rooms; 
and  administration  and  office  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Masonry  walls  brick  faced,  slag  block 

back  up. 

Structure  One  story  with  reinforced  concrete 

footings  and  concrete  block  foundation 
walls. 

Roof Wood  rafters  bearing  on  masonry  walls, 

asphalt  roof  shingles  on  wood  sheathing. 

Interior Slag  block  walls,   sound-proof  partitions, 

plaster  and  acoustic  tile  ceilings, 
aluminum  windows,  hollow  metal  frames 
and  wood  doors,  painted  wall  and  ceilings, 
toilet  facilities  with  sanitary  coatings. 

Floors.  .  .  Reinforced  concrete  slab  on  grade,  plastic 

—  floor  covering. 

Electric Wiring,  electronic  controls  and  breakers, 

fixtures,  intercom  and  miscellaneous 
transformers  and  standard  fixtures. 

Heating  Baseboard  radiation  heating  extended  from 

existing  services. 

Plumbing ,  Normal  fixtures  extended  from  existing 

services. 

Air  Conditioning Included  in  building. 

Miscellaneous  Visual  aids,  chalk  boards,  tack  boards, 

storage  cabinets,  compatible  equipment, 
recorders,  sound  projectors,  sidewalk 
and  paving,  parking  lot,  play-yard,  access 
road. 


ESTIMATED  PROJECT  COST 

Construction.  .  .  .' $568,000 

Site  Improvements   20,000 

Total $588,000 
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DEPARTMENT  OF  MENTAL  HYGIENE 

ADDITION  TO  SCHOOL  BUILDING 

Rosewood  State  Hospital  -  Owings  Mills 

PROJECT  DESCRIPTION 

The  present  school  facility  is  capable  of  accomodating  approximately 
one  half  of  the  children  eligible  for  schooling.   This  project  will 
provide  a  building  containing  approximately  3U,000  gross  square  feet 
with  arts  and  crafts  rooms,  shops,  classrooms,  testing  rooms  and 
library.  It  will  be  sufficient  in  size  to  accomodate  all  eligible 
children. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.   Outline  specifications  are: 

Exterior  walls Masonry  walls  brick  faced,  slag  block 

back  up. 

Structure  ........  First  floor  and  ground  floor  with  reinforced 

concrete  footings  and  concrete  block  foun- 
dation walls  with  brick  facing. 

Roof ....  Composition  built-up  roof  on  gypsum  plank  on 

steel. 

Interior Slag  block  walls,  plaster  and  acoustic  ceilings, 

aluminum  windows,  hollow  metal  frames  with 
wood  doors,  painted  walls  and  ceilings,  toilet 
facilities  with  sanitary  coatings. 

Floors Concrete  floors  with  plastic  tile  covering. 

Electric.  ...  Standard  fixtures  extended  from  existing  facil- 
ities. 

Heating  Radiation  heating  extended  from  existing  facil- 
ities. 

Plumbing Normal  fixtures  extended  from  existing  facilities. 

Air  Conditioning Included  in  building. 

Miscellaneous  Ramp  entrance  to  foyer  to  accomodate  the  physically 

handicaoped. 


ESTIMATED  PROJECT  COST 

Construction $871,000 

Site  improvements    35^000 

Transformer  10,000 

Total $916,000 
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DEPARTMENT  OF  CORRECTIONAL  SERVICES 


STORAGE  WAREHOUSE 

Correctional  Camp  Center  -  Jessup 

PROJECT  DESCRIPTION 

This  project  \-rill   provide  a  brick,  single-story  building  of  approxiinately 
5,000  gross  square  feet.  It  will  contain  refrigerator,  freezer  and  dry 
storage  space  adequate  to  store  a  three  months  supply  of  foodstuff  and 
expendables  for  the  five  correctional  camps.  The  structure,  when  completed, 
will  free  space  in  an  inmates  dormitory  currently  being  used  for  storage. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Masonry  walls  brick  faced,  slag  block 

back  up. 
Structure  One  story  with  crawl  space  reinforced 

concrete  footings  and  concrete  block 

foundation  walls. 
Roof Built-up  roof  on  gypsum  plank  on  open 

web  steel  joists. 
Interior Slag  block  walls,  steel  windows,  hollow 

metal  frames  with  metal  doors,  painted 

block  walls,  toilet  facilities  with 

sanitary  coatings. 
Floors Preformed  reinforced  concrete  plank  with 

concrete  topping. 
Electric Standard  fixtures  extended  from  existing 

facilities. 
Heating  Normal  fixtures  extended  from  existing 

facilities. 
Plumbing Normal  fixtures  extended  from  existing 

facilities. 
Air  Conditioning None 

ESTIMATED  PROJECT  COST 

Construction $172,000 

Site  improvements  10,000 

Total $182,000 
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DEPARTMENT   OF  CORRECTIONAL  SERVICES 

INMATE  HOUSING  UNIT 

Central  Laundry  -  Sykesville 

PROJECT  DESCRIPTION 

This  structure  will  be  a  one-story  addition  to  existing  housing  unit. 
It  will  contain  approximately  6,hOO  gross  square  feet  to  house   70 
inmates.     The   addition  will  also  contain  bath  and  recreational  facili- 
ties.    The   structure  is  required  to  alleviate  the  crowded  condition 
in  existing  facility, 

PRELIMINARY  PUNS  AND  OUTLINE  SPECIFICATIONS 

Plans  are   shown  at  the  right.      Outline  specifications  are: 

Exterior  Walls Masonry  walls,   brick  faced,    slag  block  back  up. 

Structure    ...    One-story  with  reinforced  concrete  footings 

and  concrete  block  foundation  walls. 
Roof Composition  built  up  roof  over  rigid  insulation 

on  concrete  roof  slab. 
Interior Slag  block  walls,    steel  sash,   hollow  metal 

frames  and  metal  doors,   block  walls  painted, 

toilet  facilities  with  sanitary  coating. 

Floors Concrete  slab  on  earth,    asphalt  tile  finish. 

Electric Normal  fixtures  extended  from  existing  facilities. 

Heating    .    Baseboard  radiation  extended  from  existing 

facilities. 

Plumbing Normal  fixtures  extended  from  existing  facilities. 

Air  Conditioning None. 

ESTIMATED   PROJECT  COST 

Construction $135,000 

Site  improvements    12,000 

Equipment 5,000 

Total $152,000 
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PATUXENT  INSTITUTION 

PRE-RELEASE  HOUSING  UNIT 
Jessup 

PROJECT  DESCRIPTION 

This  project  will  provide  a  single  story  pre-release  housing  unit 
for  UO  inmates  of  Patuxent  Institution  who  are  making  their  final 
adjustment  before  being  released  on  parole  status.  The  structure 
will  contain  9,U33  gross  square  feet  divided  into  individual  rooms. 
No  prison  equipment  or  food  service  equipment  is  required.  Building 
will  also  contain  visiting  and  recreation  rooms, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls 12"  masonry  walls  brick  faced,  slag  block 

back  up. 
Structure  One  story  and  crawl  space  with  reinforced 

concrete  footings  and  concrete  block 

foundation  walls. 
Roof Open  web  steel  joist  bearing  on  masonry  walls. 

Poured  gypsum  deck,  on  ^"  formboard,  1" 

insulation,  built-up  roofing.  Mansard  Farcia 

on  wood  frame  and  cement  asbestos  shingles  on 

plywood  sheating. 
Interior Six-inch  slag  block  non-bearing  and  8"   slag 

block  bearing  walls.  Aluminum  windows  with 

hopper  vent.  Hollow  metal  door  frames  with 

metal  doors.  Block  wall  painted.  Toilets 

with  sanitary  coatings. 
Floors.  ...  Reinforced  concrete  slab  on  grade,  and  precast 

concrete  floor  plank  with  concrete  topping, 

asphalt  tile  finish. 

Electric Standard  fixtures  extended  from  existing  service. 

Heating  Baseboard  radiation  heating  system  extended  from 

existing  services. 
Plumbing .  .  ,  Normal  system  extended  from  existing  services. 

Air  Conditioning None 

Miscellaneous  Skylights  in  corridors,  roof  hatch,  metal  toilet 

stalls,  fire  extinguishers  and  drinking 
fountains,  chalkboard  in  therapy  room. 

ESTIMATED  PROJECT  COST 

Construction,. $235,000 

Site  improvements 5,000 

Total $21j  0,000 
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MARYLAND  SCHOOL  FOR  THE  DEAF 

ACADEMIC  BUILDING  WITH  AUDITORIUM 
Frederick 

PROJECT  DESCRIPTION 

This  building  is  required  to  provide  academic  facilities  for 
approximately  UOO  deaf  students,  12  years  of  age  and  older.  Because 
of  the  critical  shortage  of  classrooms,  it  is  now  necessary  to  utilize 
dormitory  space  for  this  purpose.  The  provision  for  an  auditorium  is 
required  since  the  former  auditorium  was  located  in  Old  Main  which  was 
recently  razed.   This  project  will  provide  a  two-story  building 
approximating  68,000  gross  square  feet  which  will  enable  the  school  to 
develop  and  maintain  a  comprehensive  educational  program, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Masonry  walls  brick  faced,  slag  block  back  up. 

Structure  Two-story  and  basement,  with  reinforced  con- 
crete footings  and  concrete  block  with  brick 
face  foundation  walls. 

Roof Slate  roof  shingles  on  gypsum  plank  on  steel. 

Interior Slag  block  walls,  plaster  and  acoustic  ceilings 

wood  double  hung  windows,  hollow  metal  frames 
with  wood  doors,  painted  walls  and  ceilings, 
toilet  facilities  with  sanitary  coatings. 

Floors .....  Concrete  floors  with  plastic  tile  covering. 

Electric.  ,.,,,..,  Standard  fixtures  extended  from  existing  ser- 
vices. 

Heating  Baseboard  radiation  extended  from  existing 

services. 

Plumbing Normal  fixtures  extended  from  existing  ser- 
vices. 

Air  Conditioning Included  in  building. 

Miscellaneous  Individual  training  units,  group  amplification 

equipment,  auditory  training  equipment,  visual 
projection  equipment. 


ESTIMATED  PROJECT  COST 

Construction $l,iil2,000 

Site  improvements  $0,000 

Total $1,U62,000 
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ST.  MARY'S  COLLEGE  OF  MARYLAND 

FINE  ARTS  CENTER 

St.  Mary's  College  of  Maryland 
St.   Mary's  City 

PROJECT  DESCRIPTION 

The  present  facilities  for  art,  music  and  drama  are  very  inadequate. 
As  a  senior  college,   St.   Mary's  projects  a  major  in  the  area  of  art 
with  supporting  programs  in  music  and  drama.      The  plan  to  locate   all 
three  programs  in  a  fine  arts  center  has  been  carefully  studied  and 
developed  over  a  period  of  several  years.     This  facility,   approx- 
imating U^jOOO  gross  square  feet,   includes  an  auditorium  with  a 
seating  capacity  for  96O,   classrooms,    art  and  theatre  arts  labora- 
tories, music  practice  rooms,    storage   and  service   areas, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATION^ 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Curtain  wall,  brick  and  cast  stone. 

Structure  Rigid  frame  over  Auditorium,  steel  joist 

on  bearing  walls  for  other  portion  of 
structure. 

Roof Flat,  built-up  composition. 

Interior Walls,  painted  block,  some  special  fin- 
ishes for  lobby,  toilets  and  corridors 
structural  tile.  Special  coatings  in 
art  studio  rooms |  ceilings,  suspended 
acoustical  tile. 

Floors Vinyl  asbestos. 

Electric Color  corrected  lighting  for  studios; 

auditorium  lighting  with  modest  stage 
lighting  and  controls  with  built-in 
provision  for  future  additions  to 
stage  lighting. 

Plumbing.  ........  Conventional  for  type  of  structure. 

Heating  and  Air  condition- 
ing   Air  system  appropriate  for  auditorium  and 

classroom  needs. 


ESTIMATED  PROJECT  COST 

Construction $896,000 
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STATE  COLLEGES 

MAINTENANCE  BUILDING 

Frostburg  State  College 
Frostburg 

PROJECT  DESCRIPTION 

The  College  lacks  centralized  areas  for  receiving  and  storage  making 
adequate  inventory  control  difficult  at  best.   Present  storage  space 
is  located  in  widely  scattered  areas  which  is  inefficient,  unecon- 
omical and  in  some  instances  constitutes  a  fire  hazard.  This  project 
will  provide  single-story  facility  approximating  25,000  gross  square 
feet  to  house  all  repair  and  maintenance  activities  and  storage  of 
materials, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Flans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  v/alls Front  elevations  encompassing  office 

section,  brick.  The  remainder  en- 
compassing shop  and  warehouse  areas 
concrete  block. 

Structure  Bar  joist  supported  on  load  bearing 

masonry  walls. 

Roof,  ,,  ,,  Flat,  built-up  composition. 

Interior Block  m.asonry  and  drywall  painted  and/or 

epoxy  coating  finish  and  unfinished 
masonry;  structural  clay  tile  in  toilets 
and  showers:  acoustical  tile  ceiling  in 
offices,  exposed  construction  in  shops 
and  storage  areas. 

Floor Vinyl  asbestos  tile  in  office  area  and 

hardened  concrete. 

Electric Standard  requirements  for  office,  shop  and 

storage  areas. 

Plumbing Standard  for  this  type  building. 

Heating  and  Air  condition- 

''ng Air  system  in  offices;  shops  and  warehouse 

areas,  gas  fired  unit  heaters, 

ESTIMATED  PROJECT  COST 

Construction $U62,000 

Site   improvem.ents 82,000 

Total $5UIi,000 
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STATE  COLLEGES 

ADDITION  TO  LIBRARY 

Frostburg  State  College 
Frostburg 

PROJECT  DESCRIPTION 

The  existing  Library  is  not  large  enough  for  the  projected  enrollment 
of  3,500  students  by  197U.  When  the  present  Library  was  planned  and 
completed  in  1965,  it  was  considered  that  a  future  addition,  if  the 
enrollment  trend  continued,  would  be  required.  This  project  will 
provide  a  four-floor  addition  approximating  U6,000  gross  square  feet. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Brick  and  concrete  block  to  match  existing 

walls. 
Structure  Steel  beam  and  reinforced  concrete. 

Roof Flat,  built-up  composition. 

Interior .  Concrete  block  painted;  ceramic  tile 

wainscot  in  toilets;  movable  metal  and 
glass  partitions;  ceiling,  metal  pan 
acoustical. 

Floors Vinyl  asbestos  tile. 

Electric Standard  compatible  with  existing  system. 

Heating  and  Air  condition- 
ing   Combination  air  and  radiant  heat  to  be 

compatible  with  existing  system. 

ESTIMATED  PROJECT  COST 

Construction $797,000 

Site  improvements 25,000 

Total $822,000 
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STATE  COLLEGES 

ADMINISTRATION  BUILDING 
Towson  State  College 
Towson 

PROJECT  DESCRIPTION 

There  is  a  shortage  of  administrative  space  at  Towson  State  College. 
Also,  a  critical  requirement  for  additional  faculty  office  space 
obtains.   It  is  planned  to  initially  utilize  this  building,  approx- 
imating 63,000  gross  square  feet,  to  temporarily  satisfy  both  needs 
until  additional  faculty  office  can  be  provided.  Upon  completion  of 
this  building,  Stephens  Hall,  which  presently  contains  the  administra- 
tive offices  will  be  converted  to  a  faculty  office-classroom  building. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Reinforced  concrete. 

Structure  Reinforced  concrete. 

Roof.  ....  Flat,  built-up  composition. 

Interior.  ...  Concrete  block  painted,  metal  stud  with 

plaster  and/or  dry  wall;  ceilings,  sus- 
pended acoustical  tile. 

Floors Vinyl  asbestos  tile. 

Electric Normal  conventional  lighting  of  modular 

type  for  office  flexability. 

Heating  ....  Conventional  air  duct  system  for  heating 

and  cooling. 

plumbing Standard  for  office  type  structures. 

Miscellaneous  ......  Elevator,  hydralic. 

ESTIMATED  PROJECT  COST 

Construction $1,827,000 

Site  improvements 63 ,  000 

Total $1,890,000 
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UNIVERSITY  OF  MARYMJ  D 

UNDERGRADUATE  LIBRARY  AND  SCHOOL  OF  LIBRARY 
AND  INFCRKATION  SERVICES 
College  Park 

PROJECT  DESCRIPTION 

One  of  the  inost  urgent  needs  of  the  University  has  been  identified 
a3  an  -undergraduate  library  seating  li,OCO  students  and  havirig  a 
shelf  capacity  of  200,000  volumes.     Additional   space   is   also  re- 
quired for  the  School  of  Library  and   Information  Services,     To 
meet  these  needs,    one  building   is  proposed  since  these   activities 
are  related.     This  facility  will  approximate  2[i3,000  gross  square 
feet,  with  a  provision  for  future  addition. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Brick  and  limestone  trim  as  compatible 

with  existing  adjacent  buildings. 
Structure  Reinforced  concrete. 

Roof Slate  and  built-up. 

Interior Walls  painted  block,  dry  wall  and/or 

plaster;  ceilings,  suspended  acoustical 

tile. 

Floors ,  .  ,  Carpet,  terrazzo  and  vinyl  asbestos. 

Electric Conventional  modular  lighting  for  library 

function. 
Heating  and  Air  condition- 
ing    Conventional  air  heating  and  cooling 

system. 


est:matt;d  project  cost 

Construction $5,?70,000 
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UNIVERSITY  OF  MARYLAND 

ADDITIONS  TO  CHEMICAL  ENGINEERING  BUILDING 
College  Park 

PROJECT  DESCRIPTION 

The  Chemical  Engineering  Department  has  experienced  considerable 
growth  in  the  last  six  years  but  has  been  hampered  by  lack  of 
adequate  space,  particularly  for  research.  The  Department  con- 
tinues to  grow  with  undergraduate  enrollment  expected  to  increase 
70  per  cent  in  the  next  ten  years  and  graduate  enrollment  at  least 
doubling.   These  additions,  approximating  39,000  gross  square  feet 
includes  two  new  three-story  additions  at  the  front  of  the  Chemical 
Engineering  Building  and  a  complete  new  third  floor  addition, 

PRELIMNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Face  brick  to  match  existing  with  cinder 

block  backup.   Porticos  faced  with 
selected  cast  stone  veneer. 

Structure  Reinforced  concrete. 

Roof Flat,  built-up  aggregate  surface. 

Interior Walls,  painted  concrete  and  masonryj 

ceilings,  mineral  fiber  acoustic  tile 
suspension  system  except  in  storage 
areas. 

Floors Vinyl  asbestos  tile;  toilet  room,  floors, 

ceramic  tile. 

Electric Flourescent  lighting  except  in  stairways, 

corridors  and  storage  areas. 

Heating  and  Air  condition- 
ing    ..  Forced  hot  water;  air  conditioning  with 

chilled  water  systemi. 


ESTIMATED  PROJECT  COST 

Construction $860,000 
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UNIVERSITY  OF  MARYLAND 

ADDITION  TO  HOWARD  HALL 
Baltimore 

PROJECT  DESCRIPTION 

In  1962,  the  University  undertook  a  study  of  Maryland's  needs 
for  medical  education  and  research.   The  study  recognized  the 
need  for  increasing  the  size  of  the  medical  class  from  128  to 
155  students.   The  University  commited  itself  to  this  goal 
provided  adequate  resources  would  be  m.ade  available  to  support 
the  expansion.  This  project,  approximating  208,000  gross  square 
feet  will  provide  ll;  floors  of  space  for  faculty  offices,  teach- 
ing and  research  laboratories,  classrooms  and  clinical  areas 
serving  the  basic  sciences  and  clinical  departments  in  medicine. 

PRELiyiNARY  PLANS  AND  SPECIFICATIONS 

Plans  are  shown  at  the  right.   Outline  specifications  are: 

Exterior  walls Brick,  block  backup,  limestone  trim, 

steel  sash. 

Structure Reinforced  concrete. 

Roof Reinforced  concrete  with  20-year  type 

built-up  roof. 

Interior Partitions  slag  block  painted  except 

for  toilet  facilities  a.nd  some 
laboratories  where  tile  wainscot  or 
other  sanitary  coating  is  provided. 

Ceilings Acoustica.1  tile  except  toilet  rooms  and 

special  laboratories  v.'hich  are  plastered 
and  painted. 

~loor5 Reinforced  concrete  slabs  with  vinyl 

asbestos  tile  finish  except  in  special 
lancra.tories  and  toilet  rooms  which  are 
ceramic  tile. 

Electric Lighting  norm.al  as  for  classrooms.   Special 

provisions  are  made  for  specialized  equip- 
ment in  the  laboratories, 

rl''ambir£ Standard  pliim.bing  fixij.ures  except   in   special- 
ized laboratories  where   special  equipment 
is   required. 

r-;eating Normal  classroom  heating.     Air  conditioning 

will  be  provided  throughout , 

EST'yif-J^TTi   PROJECT  COST 

Corstn:ction   $l,2?5,000 
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UNIVERSITY  OF  MARYLAND 

SWIMMING  POOL 

Maryland  State  College 
Princess  Anne 

PROJECT  DESCRIPTION 

There  is  no  swinming  pool  in  the  Princess  Anne  area  and  all 
other  recreational  facilities  are  extremely  limited.  This  pro- 
ject will  provide  a  pool  that  not  only  will  be  utilized  for 
physical  education  classes  throughout  the  week  but  for  inter- 
collegiate competition  and  for  recreational  use  in  the  evenings 
and  on  weekends.  When  the  present  Physical  Education  Building 
was  in  planning,  it  was  designed  so  that  a  swimming  pool  could 
be  added , 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.   Outline  specifications  are: 

Exterior  walls Face  brick  with  slag  block  back-up 

curtain  walls. 

Structure  Reinforced  concrete. 

Roof 5  pl/j  20  year  built-up. 

Interior Walls,  structured  glazed  tile  wainscot 

with  painted  slag  block  above  in  pool 
area;  ceilings,  exposed  structured 
system  in  pool  area  to  be  painted. 

Floors Unglazed  ceramic  tile  in  pool  area  and 

vinyl-asbestos  tile  in  entrances. 

Electric Standard  for  type  of  facility. 

Heating  Forced  hot  water  from  existing  plant  in 

Physical  Education  Building. 

ESTIMATED  PROJECT  COST 

Construction.  ....  $325,000 

Equipment li,800 

Total.  .  ,   . $329,800 
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UNIVERSITY  OF  MARYLAND 

ADDITIONS  TO  ART  AND  BUSINESS  EDUCATION  BUILDINGS 
Maryland  State  College 
Princess  Anne 

PROJECT  DESCRIPTION 

The  art  education  and  business  education  programs  are  popular  and 
are  growing.  Facilities  presently  available  are  not  adequate  to 
accommodate  present  or  future  needs.  This  project  provides  for 
the  construction  of  an  addition  approximating  8,800  gross  square 
feet  connecting  the  two  buildings,  to  increase  both  office  and 
teaching  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

plans  are  shown  at  the  right.  Outline  specifications  are: 

Escterior  walls Brick  masonry,  cavity  type  walls  with 

selected  slag  block  backup. 

Structure  Reinforced  concrete. 

Roof Heavyweight,  self -sealing,  asphalt 

shingles  applied  over  3A  inch  ply- 
wood s heating. 

Interior,  ........  Interior  walls  to  be  selected,  exposed 

slag  block  masonry;   corridor  walls  to 
have  Spectra-Glaze  or  Decor-Glaze 
wainscot. 

Floors Vinyl  asbestos  tile  applied  to  concrete 

slab. 

Electric Flourescent  lighting  except  in  corridors 

and  storage  areas. 

Heating  and  Air  condition- 
ing    Forced  hot  water  from  existing  plant; 

air  conditioned  for  summer-winter 
operation. 


ESTIMATED  PROJECT  COST 

Construction .  ,  ,  ,  $170,000 
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UNIVERSITY  OF  MARYLAND 

MEN'S  PHYSICAL  EDUCATION  BUILDING 
Baltimore  County  Campus 
Catonsville 

PROJECT  DESCRIPTION 

The  fall  1968  full  time  undergraduate  enrollment  at  UMBO  was 
l,6lU  students.  By  the  time  this  building  can  be  completed, 
enrollment  is  expected  to  exceed  3,500  students.  This  project, 
approximating  55,000  gross  square  feet,  will  provide  adequate 
space  for  physical  education  classes  and  the  intermural  program. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Brick  compatible  in  color  and  texture 

with  existing  buildings. 

Structure  Reinforced  concrete  columns  supporting 

structural  steel  roof  trusses;  load 
bearing  walls  and  concrete  plank. 

Roof Built-up  composition. 

Interior Block  painted,  brick,  concrete  tile; 

ceiling,  acoustical  tile  and  plaster, 
exposed  metal  deck. 

Floor  Hardwood  court;  quarry  tile,  ceramic 

tile,  vinyl  asbestos. 

Plumbing Conventional  for  type  of  structure. 

Heating  and  Cooling  .  .  .  Hot  and  chilled  water  system  supply  from 

central  plant. 


ESTIMATED  PROJECT  COST 

Construction $l,i;25,000 
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UNIVERSITY  OF  MARYT.ANU 

CONTROLLED  ENVIRCNI4ENT  LABORATORY 
Natural  Resources  Institute 
Solomons 

PROJECT  DESCRIPTION 

The  Fiscal  I969  capital  budget  provided  funds  for  the  developmrnt 
of  plans  for  this  building  approximating  13,3'00  gross  square  feet, 
including  specialized  facilities  for  salt  water  research.  This 
project  is  considered  critically  important  to  the  solution  of 
many  problems  related  to  the  fisheries  of  Chesapeake  Bay;  control 
of  all  types  of  pollution  in  the  estuary  and  to  the  basic  biology 
of  a  wide  variety  of  marine  plants  and  animals. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls.  .....  Brick  to  match  existing  buildings,  one 

inch  styrofoam  insulation. 

Structure  Reinforced  concrete  column  slab  and 

beam  construction;  eight  inch  reinforced 
concrete  foundation  walls. 

Roof ,  ,  ,  .  .  Slate  to  match  existing  buildings  over 

wood  sheating. 

Interior Interior  walls,  movable  partitions;  ceil- 
ings, exposed  grid  system  with  acoustic 
tile  lay- in  units. 

Floors Toilets,  cerarrdc  tile;  corridors  and  rooms, 

vinyl  asbestos. 

Electric Fixtures,  floiirescent  type  in  most  areas. 

Heating  and  Air  condition- 
ing    Fan  coil  units  with  two-pipe  hot  water- 
chilled  water  steel  piping. 

Miscellaneous  Salt  water  circulating  system;  elevatorj 

special  built-in  laboratory  equipment. 


ESTIMATED  PROJECT  COST 

Construction $575,000 
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MARYLAND  EDUCATIONAL-CULTURAL  BROADCASTING  COI>MISSION 

SALISBURY  TRANSMITTER 
Salisbury 

PROJECT  DESCRIPTION 

The  Commission  is  responsible  for  developing,  operating  and  main- 
taining television  broadcast  facilities  and  for  providing  cultural 
and  educational  programming.   In  addition  to  the  Center  at  C^'fings 
Mills,  transmitters  are  planned  for  Salisbury,  Hagerstown,  Cumber- 
land, Waldorf,  Frederick  and  Annapolis.  This  transmitter,  as  the 
second  in  the  State ' s  seven-station  network,  will  be  both  a  trans- 
lator, for  siinultaneous  broadcasts  emanating  from  the  Maryland 
Center  and  a  playback  recording  studio  for  programs  of  special 
interest  to  the  Salisbury  area  community, 

PRELIMINARY  PLANS  AI^ID  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Concrete  block,  wood  louvers,  asbestos 

panels. 

Structure  Steel  beam  and  concrete  block. 

Roof Flat,  built-up  composition  with  wave 

transparent  roof  over  microwave  dish. 

Interior Concrete  block  painted;  ceiling,  acoustical 

tile  and/or  plaster. 

Floors Vinyl  asbestos  tile  on  concrete. 

Electric. Standard  for  tvqse  of  structure  with   special 

provisions  as  required  for  broadcasting. 

Heating  and  cooling  .  .  ,  Type  of  heat  to  be  determined  after  engin- 
eering study. 


ESTIMATED  PROJECT  COST 

Constraction.  . $  65,000 

Utilities 5,000 

Site  Lmprovements 2,000 

Equipment 31Ii,50O 

Total $386,500 
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MARYLAND  EDUCATIONAL-CULTURAL  BROADCASTING  GOMI-IISSION 


HAGER3T0W  TRANSMITTER 
Hagerstown 

PROJECT  DESCRIPTION 

This  transmitter,  as  the  third  to  go  on  the  air  in  the  State,  will 
be  able  to  utilize  production  facilities  at  the  Washington  County 
Board  of  Education.  A  small  studio  facility  at  the  Washington 
County  Board  will  be  constructed  so  that  they  can  mutually  contri- 
bute programming.  It  is  planned  to  locate  the  transmitter  on  Fair- 
view  Mountain,  near  Hagerstown. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Concrete  block,  wood  louvers,  asbestos 

panels. 

Structure  Steel  beam  and  concrete  block. 

Roof Flat,   built-up  composition  with  wave 

transparent  roof  over  microwave  dish. 

Interior Concrete  block  painted;  ceiling,  acousti- 
cal tile  and/or  plaster. 

Floors Vinyl  asbestos  tile  on  concrete. 

Electric Standard  for  type  of  structure  with  special 

provisions  as  required  for  broadcasting. 

Heating  and  cooling  .  .  .  Type  of  heat  to  be  determined  after  engineer- 
ing study. 

ESTIMATED  PROJECT  COST 

Land $  20,000 

Constniction 218,000 

Utilities 5,000 

Site  improvements  ?0,000 

Equipment  27$, OOP 

Total $568,000 
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